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CIEP-02 COME-OO DODE-OO EB-07 FPC-01 H-02 INR-07 

INT-05 L-03 NSAE-00 NSC-05 OMB-01 PM-03 USIA-15 

SAM-01 OES-05 SP-02 SS-15 STR-04 TRSE-00 FRB-01 FEA-01 

PA-02 PRS-01 ( ISO ) W 

094515 

R 181445Z JUN 75 
FM AMEMBASSY ATHENS 
TO SECSTATE WASHDC 9212 
INFO AMEMBASSY BRUSSELS 
USMISSION EC BRUSSELS 
USMISSION IAEA VIENNA 
AMCONSUL THESSALONIKI 

UNCLAS ATHENS 4505 

E.O. 11652: N/A 

TAGS: BEXP, BMEP, ENRG, TECH, GR 

SUBJECT: GREECE'S TENTATIVE POWER DEVELOPMENT PLANT 
REF: ATHENS A- 180, 6/20/74 

1. EMBASSY HAS OBTAINED FROM PLANNING DIVISION OF PUBLIC 
POWER CORPORATION (PPC) MAIN FEATURES OF TENTATIVE TEN- 
YEAR POWER DEVELOPMENT PLAN, WHICH OFFERS IMPORTANT EXPORT 
OPPORTUNITIES TO US POWER EQUIPMENT MANUFACTURERS. PLAN 

IS SUBJECT TO OFFICIAL APPROVAL AND MAY UNDERGO SIGNIFICANT 
CHANGES WITH PASSAGE OF TIME, BUT AT PRESENT IT CONSTITUTES 
BEST ESTIMATE OF PPC'S EXPANSION FOR NEXT DECADE. 

2. PLAN'S TIMETABLE FOR COMMENCEMENT OF OPERATION OF 
PROPOSED POWER UNITS IS PROVIDED BELOW. 

(A) JULY 1979 - 100 MEGAWATT HYDRO UNIT ON ARACHTOS RIVER 
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(B) OCTOBER 1979 - 100 MW HYDRO UNIT ON ARACHTOS (POURNARI II) 

(C) JANUARY 1980 - 100 MW HYDRO UNIT ON ARACHTOS (POURNARI III) 

CD) OCTOBER 1981 - 300 MW LIGNITE-BURNING UNIT AT 

MEGALOPOLIS (MEGALOPOLIS IV) 

(E) JULY 1981 - 105 MW HYDRO UNIT ON ALIAKMON RIVER (SFIKIA I) 

(F) JULY 1981 - THREE HYDRO UNITS OF 36 MW EACH ON 
ALIAKMON (ASOMATA I, II AND III) 

(G) OCTOBER 1981 - 105 MW HYDRO UNIT ON ALIAKMON (SFIKIA II) 

(H) JANUARY 1982 - 105 MW HYDRO UNIT ON ALIAKMON (SFIKIA III) 

(I) MARCH 1982 - 300 MW LIGNITE-BURNING UNIT AT 
PTOLEMAIS (KARDIA III) 

(J) OCTOBER 1982 - 300 MW LIGNITE-BURNING UNIT AT 
PTOLEMAIS (KARDIA IV) 

(K) JUNE 1983 - 180 MW HYDRO UNIT ON NESTOS RIVER (THESSAURUS I) 

(L) JUNE 1983 - 48 MW HYDRO UNIT ON NESTOS RIVER (TEMENOS) 

(M) OCTOBER 1983 - 180 MW HYDRO UNIT ON NESTOS (THESAURUS II) 

(N) OCTOBER 1983 - 300 MW LIGNITE-BURNING UNIT AT 
PTOLEMAIS (KARDIA V) 

(O) JULY 1984 - 85 MW HYDRO UNIT ON ACHELOOS RIVER (STRATOS I) 

(P) OCTOBER 1984 - 85 MW HYDRO UNIT ON ACHELOOS (STRATOS II) 

(Q) OCTOBER 1984 - 300 MW UNIT; IT MAY BE LIGNITE-FIRED 
(KARDIA VI), GAS-FIRED, OR OIL-FIRED (DEPENDING ON 
NATURE AND EXTENT OF FINDS AT THASSOS) 

(R) JULY 1975 - 600 MW NUCLEAR POWER UNIT (SITE UNDETERMINED YET) 
KUBISCH 
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